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Office NLemofandum • united states government 


TO : Chief of Logistics 


DATE: / January 


from : chief. Procurement Division 


subject: Weekly Activity Repor 



1. GENERAL 

a. Request for Price Incre ase , 

(continued item) : Ha- data being compiled by 
I. in support of its request for an increase of 
$206,505.72 to the contract price bar; not been receive;; . Al&noug.i 
the Contractor did not state vhen such data would be submitted , 
it is expected during the latter pari. Of this month. 

£. ITEMS OF INTEREST 

a. Re-establishment of f oreign Pro curement (continued item) 

25X1C15a (1) (continued item) No change. 

(2) 1953 Shopping List: Foreign Anns and Accessories: 

(a) 

25X1 Cl 5a (b) (continued item) ho change. 

b. Contracts Covered by FY f >2 Vouchered Funds (continued item): 
No change. 

c . Contracts Covered by FY yl Vo uchered Funds (continued item): 

1. In process of final settlement. Oral 

Agreement . 1 

2 . Oral Agreement, final settlement documents 

sent to Contractor for signature 2 

3. Intei'ioi settlement mad::, final settlement, 

pending 1 

4. Final settlement proposal sent to Contractor 
but agreement not reached ...........2 

25X1 A5a1 5- Deliveries net completed 1 

TOTAL 7 

u. Contract (continued Item): 

The long delayed revised termination claim was picked up at the 
Contractor’s office in Chicago by oar Contract Inspector and Air 
Mailed to this office on 5 January. This should allow the Industrial 
Audit Branch to complete their audit report within the next ten days. 


25X1 A5a1 
25X1 A5a1 
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on was made in the backlog of purchase orders. 

q. Vital-Materials: (New and completed item): One copy of all 
contracts and pertinent documents thereto dated after 31 DecLber^ oro 
Bm ”* f ° r “*« teeing in ihn VifLL Record SnSr " 1953 


3 . PROJECTS 

a * go ol of Cleared Contr actor* (continued item! - en /m 

will continue a weekly check with SO /TO + \ ^° ntract Branc 1 

firms when cleared in order to +° ®f certain the names of such \ 

contractors. “ ' ' 1 * cor P° rate them into the pool of cleared 25X1 Cl 5i 




a * Parachutes: (continued item) No change. 

5 • MAJOR OBJECTIVES 

weekly report for^hTFit^^i^^f ~rt ‘d ^ COn ^ inUed itecl ): The b_- 
report. 1 r -Ported as due on next weekly* f ? & L 




Approved For Release 2001/08/0%/ciA-RDPj8-0 



25X1A9a 




